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Message Text 


CONFIDENTIAL 

PAGE 01 MOSCOW 05718 181733 Z 
53 

ACTION SY-10 

INFO OCT-01 EUR-06 ADP-00 FBO-01 /018 W 

102764 

P 181550 Z MAY 73 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 8900 

CONFIDENTIAL MOSCOW 5718 

FOR A/ SY/ NSU, A / SY/ FO FROM CPOIC BROWN 

E. O. 11652: N/A 
TAGS: ASECOGEN 

SUBJ: REPAIRS TO CHANCERY FACADE ( STATUS REPORT) 

REF: MOSCOW 5499 

1. THE ERECTION OF SOVIET SCAFFOLDING HAS BEEN COMPLETED ON 
THE NORTH AND WEST FACES OF THE NORTH WING TO THE ROOF LINE. 

2. THE NSUG SEABEE TEAM CURRENTLY IS COMPLETING THE CONSTRUCTION 
OF APPROPRIATE MSG WATCHSTANDERS' BOOTHS (2 ); ONE EACH FOR THE 
NORTH AND SOUTH WING ROOFS. THE TEAM ALSO IS PROVIDING NORMAL 
DUTY HOURS SURVEILLANCE OF THE SOVIET WORKMEN WHILE THEY ARE 
WORKING AT THE ROOF LINE OF THE NORTH WING SCAFFOLDING. NEEDED 
REPAIRS TO THE NORTH WING ROOF WILL BE CARRIED OUT BY THE 

NSU SEABEE PERSONNEL. 

3. NO ADDITIONAL TDY SEABEE PERSONNEL ARE NEEDED, AT THIS TIME, 
PENING THE SATISFACTORY RESOLUTION OF THE PROJECTED 
CHANCERY FACED REPAIR ACTION. CPOIC BROWN WILL KEEP NSUADVISE, 

ON A CURRENT BAIS, PARTICULARY REGARDING THE DISPATCH OF ADDITIONAL 
SEABEE PERSONNEL AND TOOLS. 

4. APPROPRIATE HOUSING FOR ADDITIONAL SEABEE PERSONNEL WILL 
BE ARRANGED PRIOR TO THEIR ARRIVAL ON POST. WILL ADVISE. 
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CONFIDENTIAL 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONFIDENTIAL 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 MAY 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: garlanwa 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973MOSCOW05718 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: RR 

Errors: n/a 

Film Number: n/a 

From: MOSCOW 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730547/aaaajjql.tel 

Line Count: 54 
Locator: TEXT ON-LINE 
Office: ACTION SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 73 MOSCOW 5499 
Review Action: RELEASED, APPROVED 
Review Authority: garlanwa 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 SEP 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27-Sep-2001 by smithrj>; APPROVED <30-Nov-2001 by garlanwa> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 980219 

Subject: REPAIRS TO CHANCERY FACADE ( STATUS REPORT) 

TAGS: ASEC, OGEN, UR, OGEN 
To: SECSTATE WASHDC 
SY 

Type: TE 
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